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UNITED  STATES  DEPARTMENT  OF  AGRICULTURE. 

office  of  public  roads  and  rural  engineering. 

Memorandum  for  the  Secretary: 

Pursuan.1  to  your  memorandum  of  July  19,  1916,  placing  under  the 
supervision  of  the  Director  of  the  Office  of  Public  Roads  and  Rural 
Engineering  responsibility  for  the  administration,  except  as  to  sec- 
tion 8  thereof,  of  the  Act  of  Congress  approved  July  11.  1916.  entitled. 
"An  Act  To  provide  that  the  United  States  -hall  aid  the  State-  in  the 
construction  of  rural  post  roads,  and  for  other  purposes."  Public — 
No.  156 — 64th  Congress,  known  as  the  Federal  Aid  Road  Act,  I 
respectfully  submit  for  your  approval,  rules  and  regulations  for  carry- 
ing out  the  provisions  of  the  Act,  except  section  8  thereof. 
Respectfully, 

L.  W.  Page, 

Director. 

Memorandum  for  the  Secretary: 

For  the  purpose  of  carrying  out  the  provisions  of  section  S  of  the 
Act  of  Congress  approved  July  11,  1916,  entitled.  "An  Act  To  provide 
that  the  United  States  shall  aid  the  States  in  the  construction  of  rural 
post  road-,  and  for  other  purposes,"  Public  Xo.  156,  64th  Congress, 
known  as  the  Federal  Aid  Road  Act,  there  are  transmitted  herewith. 
for  your  approval,  rules  and  regulations  governing  the  survey,  con- 
struction, and  maintenance  of  roads  and  trails  within  or  partly 
within  the  National  Forests,  when  necessary  for  the  use  and  develop- 
ment of  resources  upon  which  communities  within  and  adjacent  bo 
the  Forests  are  dependent. 
Respectfully, 

A.  F.  Potter, 

Acting  ForesU  r. 
L.  W.  Page, 
Director,  Offia   of  Public  Roads 

and  Rural  Engineering. 
(-) 


Pursuant  to  authority  conferred  upon  the  Secretary  of  Agriculture 
by  the  Act  of  Congress  approved  July  11,  1916,  entitled,  "An  Act  To 
provide  that  the  United  States  shall  aid  the  States  in  the  construction 
of  rural  post  roads,  and  for  other  purposes,"  Public— No.  156 — 64th 
Congress,  known  as  the  Federal  Aid  Road  Act,  I,  D.  F.  Houston, 
Secretary  of  Agriculture,  do  make  and  publish  the  following  rules 
and  regulations,  effective  on  and  after  September  1,  1916,  for  carry- 
ing out  the  provisions  of  said  Act. 

In  testimony  whereof  I  have  hereunto  set 
my  hand  this  1st  day  of  September,  1916. 
Let  the  seal  of  the  Department  of  Agriculture 
be  hereto  affixed. 

D.  F.  Houston, 
Secretary  of  Agriculture. 


(*) 


RULES  AND  REGULATIONS  OF  THE  SECRETARY 
OF  AGRICULTURE  FOR  CARRYING  OUT  THE 
FEDERAL  AID  ROAD  ACT.  (EXCEPT  SECTION 
8  THEREOF.) 

Regulation  1.     Definitions. 

For  the  purposes  of  these  regulations,  the  following 
terms  shall  be  construed,  respectively,  to  mean — 

Section  1.  The  Federal  Aid  Road  Act,  or  the  Act.  An 
act  of  Congress  entitled  "An  Act  To  provide  that  the 
United  States  shall  aid  the  States  in  the  construction  of 
rural  post  roads,  and  for  other  purposes, "  approved  July 
11,  1916  (Public— No.  156— 64th  Congress). 

Sec.  2.  The  Secretary.  The  Secretary  of  Agriculture  of 
the  United  States. 

Sec.  3.  Office  of  Public  Roads.  The  Office  of  Public 
Roads  and  Rural  Engineering  of  the  United  States  De- 
partment of  Agriculture. 

Sec.  4.  Ten  per  cent  fund.  Items  for  engineering,  in- 
spection, and  unforeseen  contingencies,  not  exceeding  ten 
per  cent  of  the  total  estimated  cost  of  the  work. 

Sec.  5.  Authorized  representatives  of  the  Secretary.  The 
Director  of  the  Office  of  Public  Roads  and  such  other 
officials  and  employees  thereof  as  he  may  designate  from 
time  to  time. 

Regulation  2.     Application  of  Regulations. 

Section  1.  These  regulations  apply  to  all  provisions, 
except  section  eight,  of  the  Act  and  shall  not  be  applied  to 
section  eight  unless  hereafter  authorized  or  required  by 
order  of  the  Secretary. 

Sec.  2.  These  regulations  shall  apply  as  fully  where 
the  State  cannot  constitutionally  engage  in  any  work  of 
internal  improvements  as  in  any  other  case,  when  any 
number  of  counties  in  such  State  shall  appropriate  or 
provide  the  proportion  or  share  needed  to  be  raised  in 
order  to  entitle  such  State  to  its  part  of  the  appropriation 
apportioned  under  the  Act. 

(5) 
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Regulation  3.     Information  for  the  Secretary. 

io\  i.  Before  an  agreement  is  made  upon  any 
road  or  road-  to  be  constructed  in  a  State  or  the  char- 
acter and  method  of  construction,  upon  request  of  the 
Secretary  there  shall  be  furnished  to  him,  by  or  on 
behali  of  the  State,  general  information  as  to  its  Laws 
affecting  roads  and  the  authority  of  the  State  and  local 
officials  in  reference  to  the  construction  and  maintenance 
of  roads;  as  to  schemes  for  future  construction:  and  as 
to  provisions  made,  or  to  be  made,  for  constructing  and 
maintaining  roads  upon  which  it  is  contemplated  that 
the  expenditure  of  money  appropriated  by  or  under  the 
Act  will  be  proposed.  The  information  furnished  shall 
be  sufficient  to  enable  the  Secretary  to  determine  whether 
it  is  likely  that  the  money  apportioned  to  the  State  will 
be  expended,  and  the  roads  constructed  will  be  properly 
maintained,  in  accordance  with  the  terms  of  the  -Vet. 

Sec.  2.  Information  requested  by  the  Secretary  or  his 
authorized  representative,  relating  to  the  maintenance 
of  roads  constructed  under  the  provisions  of  the  Act, 
shall  be  furnished,  from  time  to  time,  by  the  State 
Highway  Departments,  on  forms  supplied  by  the  Office 
of  Public  Roads. 

Sec.  3.  Data  furnished  by  or  on  behalf  of  a  State  shall 
be  supplemented  by  such  reports  of  the  Office  of  Public 
Roads  as  the  Secretary  may  from  time  to  time  require 
before  he  decides  whether  the  State  has  complied  with 
the  terms  of  the  Act  or  has  presented  a  project  state- 
ment which  should  be  approved. 

Regulation  4.     Project  Statements. 

Section  1.  A  project  statement  shall  contain  all  in- 
formation necessary  to  enable  the  Secretary  to  ascertain 
(a)  whether  the  project  conforms  to  the  requirements 
of  the  Act  ;  (//)  whether  adequate  funds,  or  their  equiva- 
lent, are  or  will  be  available  by  or  on  behalf  of  the  State 
for  construction;  (c)  what  purpose  the  project  will  serve 
and  how  it  correlates  with  the  other  highway  work  of  the 
State;  (V/)  the  administrative  control  of.  and  responsi- 
bility for,  the  project;  (e)  the  practicability  and  economy 
of  the  project  from  an  engineering  and  construction 
standpoint;  (/)  the  adequacy  of  the  plans  and  provisions 
for  proper  maintenance  of  roads;  and   {g)  the  approxi- 


mate  amount  of  Federal  aid  desired.  With  each  state- 
ment there  shall  be  submitted  for  the  approval  of  the 
Secretary  copies  of  the  form  of  contract,  together  with 
all  documents  referred  to  therein  or  made  part  thereof, 
and  of  the  contractor's  bond  which  it  is  proposed  to  use 
on  the  project.  No  alteration  of  such  forms  shall  be 
made  until  it  is  approved  by  the  Secretary. 

Sec.  2.  Suitable  forms  for  project  statements  will  be 
supplied  by  the  Office  of  Public  Roads. 

Sec.  3.  Project  statements  for  any  fiscal  year  may  be 
submitted  at  any  time  after  the  apportionment  for  that 
year  shall  have  been  made. 

Sec.  4.  Projects  will  be  deemed  preferred,  and  rec- 
ommended for  approval,  by  the  State  Highway  Depart- 
ment in  the  order  in  which  the  project  statements  are 
submitted,  unless  it  be  otherwise  specified  in  writing; 
but  the  Secretary  may,  in  his  discretion,  consider  the 
projects  in  a  different  order. 

Sec.  5.  Each  project  statement  shall  be  accom- 
panied by  a  sketch  map,  showing  the  location  of  the 
proposed  project  and  all  main  contiguous  transportation 
features. 

Sec.  6.  Suitable  samples  of  materials  suggested  for 
use  in  the  construction  of  a  project  shall  be  submitted  to 
the  Office  of  Public  Roads,  whenever  requested  by  it, 
for  examination  prior  to  the  Secretary's  decision  on  the 
project  statement. 

Sec.  7.  Where  any  part  of  the  cost  of  a  project  is  to  be 
furnished  by  a  county  or  other  local  subdivision  or  sub- 
divisions of  a  State,  the  project  statement  shall  be 
accompanied  by  certified  copy  of  each  resolution  or 
order,  if  any,  of  the  appropriate  local  officials  respecting 
the  funds  which  are  or  will  be  made  available,  or  respect- 
ing the  supervision  of  the  construction  of  the  road  and  of 
the  expenditure  of  the  money  provided  or  to  be  provided 
for  paying  such  cost. 

Regulation  5.  Surveys,  Plans,  Specifications,  and  Estimates. 

Section  1.  Surveys  and  plans  shall  show,  in  conven- 
ient form  and  sufficient  detail,  according  to  accepted 
engineering  practice,  necessary  data,  in  connection  with 
the  specifications  and  estimates,  to  enable  the  Secretary 
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to  ascertain  and  pass  upon  location,  grades,  drainage, 
bridges,  other  structures,  special  and  unusual  features, 
the  work  to  be  performed,  and  the  probable  cost  thereof. 

Sec.  2.  Specifications  shall  set  forth  the  proposed 
method  of  construction,  type  of  construction,  materials 
to  be  used,  and  other  essentials,  in  such  detail  as  to 
afford  complete  knowledge  of  all  steps  to  be  taken  in  the 
construction  of  the  project. 

Sec.  3.  The  estimate  for  each  project  shall  show  the 
estimated  quantity  and  cost  of  each  item  of  construc- 
tion in  detail  and,  separately,  the  ten  per  cent  fund,  and 
shall  not  include  any  expense  of  advertising. 

Sec.  4.  Rights  of  way  necessary  for  any  project  shall 
be  provided,  and  any  incidental  damages  to  adjoining 
property  due  to  construction  work  paid,  by  or  on  behalf 
ol  the  State,  and  the  expense  thereof  shall  not  be  in- 
cluded in  the  estimate  or  paid  in  any  part,  directly  or  indi- 
rectly, by  the  Federal  Government. 

Sec.  5.  Grade  crossings  shall  be  avoided  where  prac- 
ticable. The  estimated  cost  of  eliminating  a  grade  cross- 
ing shall  not  include  any  amount  the  State,  county,  or 
other  civil  subdivision  has  received,  is  to  receive,  or  is 
entitled  to  receive,  directly  or  indirectly,  as  reimburse- 
ment or  payment  from  the  owner  of  a  public  utility,  for 
or  on  account  of  such  elimination. 

Sec.  6.  Xo  part  of  the  expense  of  making  surveys, 
plans,  specifications  or  estiniau  s,  by  or  on  behalf  of  the 
State  prior  to  the  beginning  of  construction  work,  shall 
be  included  in  the  estimate  or  paid  by  the  Federal  Gov- 
ernment. 

Sec.  7.  When  plans,  specifications  and  estimates  have 
been  approved  by  the  Secretary,  no  alteration  thereof 
shall  be  made  without  his  approval. 

Sec.  8.  For  all  project-  for  winch  statements  arc  sub- 
mitted after  December  31,  1916,  standards  governing  the 
form  and  arrangement  of  plans,  specifications  and  esti- 
mates will  be  hereafter  prescribed  and  promulgated  by 

the  Secretary. 
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Regulation  6.     Project  Agreements. 

Section  1.  A  project  agreement  between  the  State 
Highway  Department  and  the  Secretary  shall  be  exe- 
cuted, in  triplicate,  on  a  form  furnished  by  him,  previous 
to  commencement  of  the  construction  of  the  project. 

Regulation  7.     Contracts. 

Section  1.  No  part  of  the  Federal  money  set  aside  on 
account  of  any  project  shall  be  paid  until  it  has  been 
shown  to  the  satisfaction  of  the  Secretary  that  adequate 
means,  either  by  advertising  or  by  other  devices  appro- 
priate for  the  purpose,  were  employed,  prior  to  the  begin- 
ning of  construction,  to  insure  the  economical  and  prac- 
tical expenditure  of  such  money. 

Sec.  2.  Immediately  on  publication  of  advertisements, 
copies  thereof  shall  be  furnished  to  the  Office  of  Public 
Roads. 

Sec.  3.  Bids  shall  be  in  such  form  that  the  unit  prices 
at  which  the  various  services  are  to  be  performed,  and 
the  various  materials  furnished,  will  be  clearly  shown. 

Sec.  4.  Copy  of  the  tabulated  bid  prices,  showing  the 
unit  prices  and  the  totals  of  each  bid  for  every  project, 
shall  be  furnished  promptly  to  the  Office  of  Public  Roads. 

Sec.  5.  In  advance  of  the  acceptance  of  any  bid,  suffi- 
cient notice  of  the  time  and  place  the  contract  is  to  be 
awarded  shall  be  given  to  the  Office  of  Public  Roads  to 
enable  it,  if  it  so  desire,  to  have  a  representative  present. 
When  a  bid  has  been  accepted  prompt  notice  thereof 
shall  be  given  to  the  Office  of  Public  Roads. 

Sec.  6.  If  the  contract  be  awarded  to  any  other  than 
the  lowest  responsible  bidder,  the  Federal  Government 
shall  not  pay  more  than  its  pro  rata  share  of  the  lowest 
responsible  bid,  unless  it  be  satisfactorily  shown  that  it 
was  advantageous  to  the  work  to  accept  the  higher  bid. 

Sec.  7.  A  copy  of  each  contract  as  executed  shall  be 
immediately  certified  by  the  State  Highway  Department 
and  furnished  to  the  Office  of  Public  Roads. 

Sec.  8.  The  specifications  and  plans  shall  be  made  a 
part  of  the  contract. 
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Sec.  (».  No  alteration  in  such  contract  shall  be  made 
without  the  approval  of  the  Secretary. 

Regulation  8.     Construction  Work  and  Labor. 

Section  1.  Suitade  samples  of  materials  to  be  used 
in  construction  work  shall  be  submitted,  by  or  on  behalf 
of  the  State  Highway  Department,  to  the  Office  of  Public 
Roads  whenever  requested. 

Sec.  2.  Unless  otherwise  stipulated  in  writing  by  the 
Secretary  or  his  authorized  representative,  materials 
for  the  construction  of  any  project  shall,  prior  to  us'e,  be 
tested  for  conformity  with  specifications,  according  to 
methods  prescribed,  or  approved,  by  the  Office  of  Public 
Roads. 

Sec.  3.  Unless  otherwise  specifically  stipulated  in  the 

project    agreement,   bridges,    viaducts   and   under-passes 

shall  have  clear  width  of  roadway  of  not  less  than   16 

.  and  clear  head  room  of  not  less  than  14  feet  for  a 

width  of  S  feet  at  the  center. 

Sec.  4.  No  part  of  the  money  apportioned  under  the 
Acl  shall  be  used,  directly  or  indirectly,  to  pay.  or  to 
nburse  a  State,  county  or  local  subdivision  for  the 
payment  of,  any  premium  or  royalty  on  any  patented 
or  proprietary  material,  specification,  process,  or  type  of 
construction,  unless  purchased  or  obtained  on  open 
actual  competitive  bidding  at  the  same  or  a  less  < :ost 
than  unpatented  articles  or  methods  equally  suitable 
for  the  same  purpose. 

Sec.  5.  The  supervision  of  each  project  by  the  State 
Bighway  Department  shall  include  adequate  inspection 
throughout  the  course  of  construction. 

(I.  Written  notice  of  commencement  and  comple- 
tion of  construction  work  on  any  project  -hah  be  given 
promptly  by  the  State  Highway  Department  to  the 
Oilier  of  Public  Roads. 

7.  Reports  of  the  progress  of  construction,  show- 
ing force  employed  and  work  done,  shall  be  furnished, 
from  time  to  time,  whenever  requested  by  the  Secretary 
or  his  authorized  representative. 
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Sec.  8.  Labor,  teams,  materials  and  equipment  fur- 
nished, in  lieu  of  money,  by  or  on  behalf  of  the  State 
Highway  Department  on  construction  work  shall  be 
used  only  on  such  terms  and  conditions  as  are  set  forth 
in  the  project  agreement. 

Regulation  9.     Records  and  Cost  Keeping. 

Section  1.  A  separate  account  for  each  project  shall 
be  so  kept,  by  or  under  the  direction  of  the  State  High- 
way Department,  as  to  enable  the  Secretary,  or  his 
authorized  representative,  to  ascertain  at  any  time  the 
expenditures  on  and  the  liabilities  against  the  project 
and,  separately,  the  condition  of  the  ten  per  cent  fund. 

Sec.  2.  Such  other  records  of  contract  and  force 
account  work,  and  of  inspections  and  tests  by  or  on  be- 
half of  the  State,  shall  be  kept,  by  or  under  the  direction 
of  the  State  Highway  Department,  as  will  enable  the 
Secretary,  or  his  authorized  representative,  at  any  time 
to  determine  the  condition  of  the  construction  and 
maintenance  of,  and  the  cost  to  the  State  and  the 
Federal  Government  of  the  construction  work  and 
labor  done  on,  any  project. 

Sec.  3.  The  accounts  and  records,  together  with  all 
supporting  documents,  shall  be  open,  at  all  times,  to  the 
inspection  of  the  Secretary,  or  his  authorized  representa- 
tive, and  copies  thereof  shall  be  furnished  when  requested. 

Sec.  4.  Certified  copies  of  payrolls  on  force  account 
work  and  of  all  vouchers  for  other  expenditures  shall  be 
furnished,  whenever  requested  by  the  Secretary  or  his 
authorized  representative.  # 

Sec.  5.  Whenever  requested  by  the  Secretary  or  his 
authorized  representative,  unit  costs  on  any  project  shall 
be  kept,  on  forms  furnished  by  the  Office  of  Public  Roads. 

Regulation  10.     Payments. 

Section  1.  Vouchers,  in  the  form  provided  by  the 
Secretary  and  certified  as  therein  prescribed,  showing 
amounts  expended  on  any  project  and  amount  claimed 
to  be  due  from  the  Federal  Government  on  account 
thereof,  shall  be  submitted  bj  the  State  Highway  Depart- 
ment to  the  Office  of  Public  Roads,  either  after  comple- 
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tion  of  construction  ot  the  project  or,  if  the  Secretary  has 
determined  to  make  payments  as  the  construction  pro- 
gresM--,  at  intervals  of  not  less  than  one  month. 

Regulation  11.     Office  of  Public  Roads. 

Se<  tion  1.  Papers  and  documents  required  by  the  Act 
or  these  regulations  to  be  submitted  to  the  Secretary  may 

be  delivered  to  the  Office  of  Public  Roads  and  from  the 
date  of  such  delivery  shall  be  deemed  submitted. 


RULES  AND  REGULATIONS  OF  THE  SECRETARY 
OF  AGRICULTURE  UNDER  SECTION  8  OF  THE 
FEDERAL  AID  ROAD  ACT. 

Regulation  1.     Definitions. 

For  the  purposes  of  these  regulations  the  following 
terms  shall  be  construed  respectively  to  mean: 

Section  1.  Act.  Section  8  of  an  Act  of  Congress  enti- 
tled, "An  Act  To  provide  that  the  United  States  shall 
aid  the  States  in  the  construction  of  rural  post  roads, 
and  for  other  purposes,"  approved  July  11,  1916  (Public-— 
No.  156— 64th  Congress). 

Sec.  2.  Secretary.  The  Secretary  of  Agriculture  of  the 
United  States. 

Sec.  3.  Office  of  Public  Roads.  The  Office  of  Public 
Koads  and  Rural  Engineering  of  the  United  States  De- 
partment of  Agriculture. 

Sec.  4.  Local  authority.  The  State,  Territory,  or  county 
jointly  or  severally  making  application  for  the  survey 
and  construction  of  a  road  or  entering  into  a  cooperative 
agreement  with  the  Secretary. 

Sec.  5.  State.  Any  State  or  Territory. 

Sec.  6.  Road.  A  road,  trail,  or  bridge. 

Sec.  7.  National  Forest  Road.  A  road  constructed  or  to 
be  constructed  in  cooperation  with  the  local  authorities 
under  the  direct  supervision  of  the  Secretary  of  Agricul- 
ture, and  paid  for  in  whole  or  in  part  out  of  moneys  made 
available  by  the  Act. 

Sec.  8.  Cooperative  Road.  A  road  constructed  or  to  be 
constructed  under  State,  Territory,  or  county  supervi- 
sion and  under  cooperative  agreement  as  provided  in  the 
Act,  but  paid  for  out  of  funds  other  than  those  appro- 
priated by  the  Act. 

Sec.  9.  Construction.  Reconstruction  and  improve- 
ment of  roads  as  well  as  original  construction. 

(13) 
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Seo.  10.  Maintenana  or  Properly  Maintain.  The 
making  of  needed  repairs  and  the  preservation  of  a 
reasonably  smooth  surface,  considering  the  type  of  road. 
but  not  extraordinary  repairs  or  reconstruction. 

Sec.  11.  Stati  Highway  Department.  Any  department 
of  another  name,  or  commission,  or  official  or  officials,  of 
a  Mate  empowered,  under  its  laws,  to  exercise  the  func- 
tions ordinarily  exercised  by  a  Statehighway  department. 

Regulation  2.     Apportionment. 

Section*  1.  Ton  per  centum  of  each  annual  appropria- 
tion shall  he  withheld  as  a  special  fund,  from  which 
directed  by  the  Secretary,  the  apportionment  to  any  Sta1 

hereafter  provided  may  be  increased,  and  from  which  there 
shall  be  paid  such  amounts  as  the  Secretary  may  find 
necessary  for  the  general  administration  of  the  provisi 
of  the  Act.     The  remaining  ninety  per  centum  of  ea  ih 
annual  appropriation  shall  be  apportioned  to  the  > 
as  follows:  One-half  on  the  basis  that  the  aggregate  area 
of  the  lands  of  the  United  States  in  the  National  Foi 
in  each  State  bears  to  the  total  land  area  of  such  State. 
and  one-half  in  the  proportion  that  the  estimated  value 
of  timber  and  forage  resources  of  the  National  For 
in  such  State  bears  to  the  total  value  of  timber  and  forage 
resources  of  the  National  Forests  of  all  the  States:  I 
vided,  however,  That  in  such  apportionment  the  States  of 
Florida.  Michigan.  Minnesota,  Nebraska,  North  Dakota, 
and  Oklahoma  shall  be  considered  as  a  unit  of  apportion- 
ment,   and    the    States    within    which    lands    have    been 
acquired  by  the   United   States  under  the  provisions  of 
the  Act  of  March  1,  1911  (36  Stat.  961).  entitled.  "An  Act 
t<>  enable  any  State  to  cooperate  with  any  other  Stal 
States  or  with   the   United  Stat--   lor  the  protection   of 
watersheds  of  navigable  streams,  and  to  appoint  a  com- 
mission for  the  acquisition  of  lands  for  the  pui 
conserving  the  navigability  of  navigable1  rivers/'  known 
a-  the  Weeks  Law.  shall  also  be  considered  a-  a  unit  of 
apportionment. 

Se(  .  2.  The  apportionment  for  the  fiscal  year  ending 
dime  30,  191  7.  -hall  he  made  as  of  the  date  of  the  approval 
of  :  -  Emulations,  and  on  or  before  the  first  day  of 
January  next  preceding  the  commencement  of  each  suc- 
ceeding fiscal  year  the  Secretary  will  make  like  appor- 
tionment for  such  fiscal  year. 
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Sec.  3.  Any  amounts  apportioned  to  the  States  as 
herein  provided  remaining  unexpended  for  a  period  of 
three  years  after  such  apportionment,  may  be  reappor- 
tioned by  the  Secretary  to  the  several  States  in  the  man- 
ner provided  for  original  apportionment. 

Regulation  3.     Applications. 

Section  1.  Application  for  the  survey,  construction, 
and  maintenance  of  roads  under  the  Act  shall  be  made  by 
the  proper  local  authority  to  the  Secretary,  upon  forms 
furnished  by  the  Forest  Service,  and  filed  in  the  district 
office  of  the  Forest  Service  for  the  district  within  which 
the  proposed  road  is  located.  Any  application  by  a 
county  in  a  State  having  a  State  Highway  Department 
shall,  before  filing,  be  referred  to  such  department  for 
its  recommendation,  which  shall  be  filed  with  the  appli- 
cation. 

Sec.  2.  Applications  for  the  fiscal  year  ending  June 
30,  1917,  shall  be  filed  on  or  before  October  1,  1916,  and 
for  each  succeeding  fiscal  year  on  or  before  the  first  day 
of  January  next  preceding  such  fiscal  year. 

Sec.  3.  Each  application  shall  contain:  (a)  Satisfac- 
tory evidence  of  authority  to  make  application  on  behalf 
of  the  State,  Territory  or  county,  and  to  enter  into  a  co- 
operative agreement  with  the  Secretary  for  the  survey, 
construction  and  maintenance  of  the  proposed  road; 
(b)  a  statement  of  the  public  needs  to  be  served  by  the 
proposed  road  and  the  manner  in  and  extent  to  which 
such  road  is  necessary  for  the  use  and  development  of 
the  resources  upon  which  communities  within  or  adjacent 
to  the  National  Forests  are  dependent;  (c)  a  statement 
showing  (1)  the  general  location  of  the  proposed  road, 

(2)  its  termini,  length,  grades,  and  estimated  cost,  and 

(3)  the  name,  population,  and  location  with  respect  to 
the  proposed  road  of  each  community  that  would  be  ben- 
efited thereby;  and  (d)  proposals  for  cooperation,  giving 
in  detail  the  amount  and  extent  of  the  cooperation  of- 
fered, whether  in  money,  materials,  labor,  or  the  con- 
struction of  a  cooperative  road,  and  whether  cooperative 
moneys  will  be  held  and  disbursed  by  the  local  authority 
or  will  be  deposited  in  the  United  States  Treasury  in  ac- 
cordance  with   the   provisions   of   the   Act  of  Congress 
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approved  June  30,  1914  (38  Stat.  415,  430),  entitled, 
f'An  Aci  making  appropriations  for  the  Department  of 
Agriculture  for  the  fiscal  year  ending  June  thirtieth, 
nineteen  hundred  and  iifteen,"  creating  a  special  fund  of 
contributions  for  cooperative  forest  work,  available  until 
expended,  for  the  payment  of  the  expenses  of  such  work 
and  for  refunds  to  the  contributors  of  amounts  paid  by 
them  in  excess  of  their  share  of  such  work. 

Sec.  4.  Applications  which  are  not  approved  for  the 
fiscal  year  for  which  made  will  be  retained  and,  unless 
modified  or  withdrawn  by  the  applicant,  will  be  consid- 
ered for  succeeding  fiscal  years. 

Regulation  4.     Selection  of  Projects. 

Section  1.  The  Forest  Service  shall  prepare:  (a)  A 
project  plan  for  each  State,  providing,  as  far  as  practica- 
ble, for  a  comprehensive  road  system  in  the  National 
Forests,  showing,  in  the  order  of  their  importance,  the 
roads  within  or  partly  within  the  National  Forests  which 
it  believes  should  be  constructed;  (b)  maps  showing  the 
road  system  for  each  National  Forest,  and  delimiting  the 
projects  listed,  as  provided  in  section  three  hereof,  with 
a  mark  or  marks  of  identification  for  each;  and  (V  a 
statement  for  each  county  in  which  there  is  a  National 
Forest,  showing  the  maximum  amount  which  may  be 
expended  therein  under  the  Act.  Such  project  plans, 
maps,  and  statements  shall  be  submitted  to  the  Secre- 
tary for  approval,  and  after  such  approval  shall  be 
transmitted  to  the  Office  of  Public  Roads  for  its  informa- 
tion. 

Sec.  2.  Unless  satisfactory  data  are  already  available. 
reconnoissance  surveys  and  preliminary  cosl  estimates 
shall  be  made,  by  or  under  the  direction  of  the  Office 
of  Public  Roads,  of  all  road  projects  for  which  proper 
application  has  been  made. 

Sec.  3.  A  list  of  the  projects  applied  for,  arranged  as 
to  each  State  in  the  order  in  which  construction  Is  recom- 
mended, shall  be  forwarded  each  year  for  presentation 
to  the  Secretary.  The  project  lisl  as  approved  by  the 
Secretary  shall  determine  the  order  of  construction  tor 
each  year. 
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Regulation  5.     Cooperative  Agreement. 

Section  1.  Upon  the  approval  of  any  project  list,  a  coop- 
erative agreement  for  execution  by  the  Secretary  and  the 
local  authority  shall  be  prepared  by  the  Solicitor  from  data 
furnished  by  the  Forest  Service  and  the  Office  of  Public 
Roads  for  each  of  those  projects,  in  the  order  listed,  for 
which  funds  are  or  will  be  available,  and  shall  provide  for: 
(a)  Surveys,  plans,  construction  and  maintenance  of  the 
project  to  be  done  in  accordance  with  these  rules  and 
regulations;  (b)  amount,  value  and  character  of  coopera- 
tion; (c)  furnishing  of  labor  and  materials,  the  deposit  of 
cooperative  funds  in  the  Treasury,  or  the  disbursement  of 
such  funds  by  the  local  authority;  id)  supervision  and 
inspection  during  construction  and  approval  upon  com- 
pletion; (e)  final  accounting  to  each  party  to  the  agree- 
ment of  all  labor  or  materials  furnished  and  all  moneys 
expended  under  the  agreement ;  and  (/)  such  other  terms 
as  in  the  opinion  of  the  Secretary  should  be  included. 

Sec.  2.  The  basis  of  cooperation  shall  be  the  reconnois- 
sance  survey  estimate  of  the  cost  of  final  survey  and  con- 
struction. Cooperation  shall  be  expressed  as  far  as  feasi- 
ble in  percentages.  If  the  location  survey  estimates 
exceed  the  reconnoissance  estimates  by  twenty-five  per 
centum  or  more,  the  Secretary  shall  so  notify  the  local  au- 
thority, and  at  any  time  within  thirty  days  either  party  to 
the  agreement  may  apply  for  a  modification  thereof.  If 
modifications  can  be  agreed  upon,  a  supplementary  agree- 
ment, if  necessary,  shall  be  drawn;  otherwise,  either 
party  may  withdraw  from  the  agreement  upon  thirty 
days'  notice.  In  case  of  such  excess,  construction  shall 
not  be  started  nor  advertisements  made  for  bids  until 
final  agreement  is  reached. 

Sec.  3.  Each  local  authority  will  be  required  to  coop- 
erate as  herein  defined  in  an  amount  at  least  equal  to 
fifty  per  centum  of  the  estimated  cost  of  the  final  survey 
and  construction  and  the  entire  cost  of  maintenance 
of  National  Forest  roads,  unless  a  satisfactory  showing- 
is  made  to  the  Secretary  that  such  an  amount  of  coop- 
eration is  inequitable.  Cooperation  by  local  authori- 
ties may  be  in  the  form  of  money,  labor,  materials,  or  the 
construction  of  cooperative  roads,  and  the  amount  and 
59215°— 16 2 
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value  thereof  shall  be  fixed  by  the  Secretary.  Coopera- 
tion in  the  form  of  road  construction  will  be  accepted 
only  when  such  cooperative  road  connects  with  and  is 
an  extension  of  a  National  Forest  road,  and  to  the  extent 
only  that  such  road  is  necessary  to  furnish  a  connection 
between  a  National  Forest  road  and  the  general  State. 
Territory,  or  county  road  system.  Such  cooperative 
road  may  be  either  within  or  without  National  Forest 
boundaries. 

Regulation  6.     Surveys,  Construction,  and  Maintenance. 

Section  1.  Upon  the  execution  of  a  cooperative 
agreement  the  Office  of  Public  Roads  shall  proceed 
with  the  survey  and  construction  of  the  road  in  accord- 
ance with  such  cooperative  agreement. 

Sec.  2.  National  Forest  roads  shall  be  construct ed 
under  the  supervision  of  the  Office  of  Public  Roads,  in 
accordance  with  plans  prepared  by  it  and  approved  by 
the  Forest  Service.  The  maintenance  of  such  roads  shall 
be  under  the  supervision  of  the  Office  of  Public  Roads, 
unless  otherwise  provided  in  the  agreement. 

Sec.  3.  Cooperative  roads  shall  be  constructed  in 
accordance  with  plans  made  as  provided  in  the  coopera- 
tive agreement  and  approved  by  the  Office  of  Public 
Roads  and  the  Forest  Service.  Such  roads  shall  be  sub- 
ject to  approval  by  the  Secretary  on  completion,  and  to 
inspection  by  the  Office  of  Public  Roads  during  construc- 
tion and  maintenance.  Cooperative  roads  shall  be  main- 
tained by  the  local  authorities. 

Sec.  4.  If  a  cooperative  road  is  not  constructed  as  pro- 
vided in  the  preceding  section,  or  any  road  constructed 
under  a  cooperative  agreement  is  not  properly  maintained 
in  accordance  with  its  terms,  or  there  is  failure  to  comply 
with  any  other  of  its  terms,  the  Secretary  will  give  notice 
of  such  fact  to  the  proper  local  authority.  If  within  four 
months  from  the  receipt  of  such  notice  the  tonus  of  such 
agreement  are  not  complied  with,  the  Secretary  will  there- 
after refuse  to  enter  into  any  other  cooperative  agreement 
with  such  local  authority  until  compliance  has  been  made 
with  the  original  agreement. 


19 

Regulation  7.     Accounting. 

Section  1.  All  Federal  funds  expended  for  road  con- 
struction under  the  Act,  and  all  cooperative  funds  which 
may  be  deposited  in  the  United  States  Treasury  in  accord- 
ance with  the  Act  of  Congress  approved  June  30,  1914  (38 
Stat.  415,  430),  mentioned  in  section  3  of  regulation  3, 
shall  be  disbursed  as  directed  by  the  Secretary  of  Agri- 
culture. 

Sec.  2.  Cooperative  funds  used  for  the  survey  and  con- 
struction of  National  Forest  roads,  but  not  deposited  in 
the  Treasury,  shall  be  disbursed  by  the  local  authority 
only  upon  vouchers  approved  by  the  Office  of  Public 
Roads. 

Sec.  3.  A  separate  account  shall  be  kept,  as  directed 
by  the  Secretary,  of  all  moneys  disbursed  for  National 
Forest  roads,  showing  the  States  and  counties  within 
which  and  the  projects  upon  which  such  moneys  have  been 
expended,  and  the  Secretary  will  furnish  to  the  local  au- 
thorities a  detailed  statement  of  such  expenditures  as  soon 
as  practicable  after  the  completion  of  every  project. 

Sec.  4.  Unless  otherwise  directed  by  the  Secretary, 
records  of  the  costs  of  survey  and  construction  of  all  road 
projects,  whether  cooperative  or  National  Forest  roads, 
shall  be  kept  upon  forms  to  be  supplied  by  the  Office  of 
Public  Roads.  If  the  Secretary  shall  so  direct,  progress 
statements  or  reports  shall  be  submitted  from  time  to 
time  to  the  Office  of  Public  Roads  on  forms  supplied  by 
that  Office,  and  within  ninety  days  after  the  completion  of 
a  project  the  local  authority  shall  submit  to  the  Secretary 
a  final  report  of  the  project  on  a  form  supplied  by  the 
Office  of  Public  Roads. 

Sec.  5.  Immediately  upon  the  execution  of  a  coopera- 
tive agreement,  the  Secretary  will  notify  the  Secretary 
of  the  Treasury  of  the  amount  to  be  expended  by  the 
United  States  within  or  adjacent  to  any  National  Forest 
thereunder,  and  upon  the  completion  of  each  project  and 
the  closing  of  the  project  accounts  relating  thereto,  the 
Secretary  will  submit  to  the  Secretary  of  the  Treasury  a 
statement  of  the  total  expenditures  of  Federal  funds  made 
on  account  thereof,  and  the  distribution  of  such  expendi- 
tures to  each  National  Forest  concerned. 
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[H.  R.  7617.] 

An  Act  To  provide  that  the  United  States  shall  aid  the  States  in  the 
construction  of  rural  post  roads,  and  for  other  purposes. 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United 
States  of  America  in  Congress  assembled,  That  the  Secretary  of  Agri- 
culture is  authorized  to  cooperate  with  the  States,  through  their 
respective  State  highway  departments,  in  the  construction  of  rural 
post  roads;  but  no  money  apportioned  under  this  Act  to  any  State 
shall  be  expended  therein  until  its  legislature  shall  have  assented 
to  the  provisions  of  this  Act,  except  that,  until  the  final  adjournment 
of  the  first  regular  session  of  the  legislature  held  after  the  passage  of 
this  Act,  the  assent  of  the  governor  of  the  State  shall  be  sufficient. 
The  Secretary  of  Agriculture  and  the  State  highway  department  of 
each  State  shall  agree  upon  the  roads  to  be  constructed  therein  and  the 
character  and  method  of  construction:  Provided,  That  all  roads 
constructed  under  the  provisions  of  this  Act  shall  be  free  from  tolls 
of  all  kinds. 

Sec.  2.  That  for  the  purpose  of  this  Act  the  term  "rural  post  road" 
shall  be  construed  to  mean  any  public  road  over  which  the  United 
States  mails  now  are  or  may  hereafter  be  transported,  excluding 
every  street  and  road  in  a  place  having  a  population,  as  shown  by 
the  latest  available  Federal  census,  of  two  thousand  five  hundred  or 
more,  except  that  portion  of  any  such  street  or  road  along  which  the 
houses  average  more  than  two  hundred  feet  apart;  the  term  "State 
highway  department"  shall  be  construed  to  include  any  department 
of  another  name,  or  commission,  or  official  or  officials,  of  a  State 
empowered,  under  its  laws,  to  exercise  the  functions  ordinarily 
exercised  by  a  State  highway  department;  the  term  "construction" 
shall  be  construed  to  include  reconstruction  and  improvement  of 
roads;  "properly  maintained"  as  used  herein  shall  be  construed  to 
mean  the  making  of  needed  repairs  and  the  preservation  of  a  reason- 
ably smooth  surface  considering  the  type  of  the  road;  but  shall  not 
be  held  to  include  extraordinary  repairs,  nor  reconstruction;  neces- 
sary bridges  and  culverts  shall  be  deemed  parts  of  the  respective 
roads  covered  by  the  provisions  of  this  Act. 

Sec.  3.  That  for  the  purpose  of  carrying  out  the  provisions  of  this 
Act  there  is  hereby  appropriated,  out  of  any  money  in  the  Treasury 
not  otherwise  appropriated,  for  the  fiscal  year  ending  June  thirtieth, 
nineteen  hundred  and  seventeen,  the  sum  of  $5,000,000;  for  the  fiscal 
year  ending  June  thirtieth,  nineteen  hundred  and  eighteen,  the  sum 
of  $10,000,000;  for  the  fiscal  year  ending  June  thirtieth,  nineteen 
hundred  and  nineteen,  the  sum  of  $15,000,000;  for  the  fiscal  year 
ending  June  thirtieth,  nineteen  hundred  and  twenty,  the  sum  of 
$20,000,000;  and  for  the  fiscal  year  ending  June  thirtieth,  nineteen 
hundred  and  twenty-one,  the  sum  of  $25,000,000.  So  much  of  the 
appropriation  apportioned  to  any  State  for  any  fiscal  year  as  remains 
unexpended  at  the  close  thereof  shall  be  available  for  expenditure 
in  that  State  until  the  close  of  the  succeeding  fiscal  year,  except  that 
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amounts  apportioned  for  any  fiscal  year  to  any  State  which  has  not 
a  State  highway  department  shall  be  available  for  expenditure  in 
that  State  until  the  close  of  the  third  fiscal  year  succeeding  the  close 
of  the  fiscal  year  for  which  such  apportionment  was  made.  Any 
amount  apportioned  under  the  provisions  of  this  Act  unexpended 
at  the  end  of  the  period  during  which  it  is  available  for  expenditure 
under  the  terms  of  this  section  shall  be  reapportioned,  within  sixty 
days  thereafter,  to  all  the  States  in  the  same  manner  and  on  the 
same  basis,  and  certified  to  the  Secretary  of  the  Treasury  and  to  the 
State  highway  departments  and  to  the  governors  of  States  having 
no  State  highway  departments  in  the  same  way  as  if  it  were  being 
apportioned  under  this  Act  for  the  first  time:  Provided,  That  in 
States  where  the  constitution  prohibits  the  State  from  engaging  in 
any  work  of  internal  improvements,  then  the  amount  of  the  appro- 
priation under  this  Act  apportioned  to  any  such  State  shall  be  turned 
over  to  the  highway  department  of  the  State  or  to  the  governor  of 
said  State  to  be  expended  under  the  provisions  of  this  Act  and 
under  the  rules  and  regulations  of  the  Department  of  Agriculture, 
when  any  number  of  counties  in  any  such  State  shall  appropriate 
or  provide  the  proportion  or  share  needed  to  be  raised  in  order  to 
entitle  such  State  to  its  part  of  the  appropriation  apportioned  under 
this  Act. 

Sec.  4.  That  so  much,  not  to  exceed  three  per  centum,  of  the 
appropriation  for  any  fiscal  year  made  by  or  under  this  Act  as  the 
Secretary  of  Agriculture  may  estimate  to  be  necessary  for  admin- 
istering the  provisions  of  this  Act  shall  be  deducted  for  that  purpose, 
available  until  expended.  Within  sixty  days  after  the  close  of  each 
fiscal  year  the  Secretary  of  Agriculture  shall  determine  what  part, 
if  any,  of  the  sums  theretofore  deducted  for  administering  the  pro- 
visions of  this  Act  will  not  be  needed  for  that  purpose  and  apportion 
such  part,  if  any,  for  the  fiscal  year  then  current  in  the  same  manner 
and  on  the  same  basis,  and  certify  it  to  the  Secretary  of  the  Treasury 
and  to  the  State  highway  departments,  and  to  the  governors  of 
States  having  no  State  highway  departments,  in  the  same  way  as 
other  amounts  authorized  by  this  Act  to  be  apportioned  among  all 
the  States  for  such  current  fiscal  year.  The  Secretary  of  Agriculture, 
after  making  the  deduction  authorized  by  this  section,  shall  appor- 
tion the  remainder  of  the  appropriation  for  each  fiscal  year  among 
the  several  States  in  the  following  manner:  One-third  in  the  ratio 
which  the  area  of  each  State  bears  to  the  total  area  of  all  the  States; 
one-third  in  the  ratio  which  the  population  of  each  State  bears  to  the 
total  population  of  all  the  States,  as  shown  by  the  latest  available 
Federal  census;  one-third  in  the  ratio  which  the  mileage  of  rural 
delivery  routes  and  star  routes  in  each  State  bears  to  the  total 
mileage  of  rural  delivery  routes  and  star  routes  in  all  the  States,  at 
the  close  of  the  next  preceding  fiscal  year,  as  shown  by  the  certificate 
of  the  Postmaster  General,  which  he  is  directed  to  make  and  furnish 
annually  to  the  Secretary  of  Agriculture. 

Sec.  5.  Thai  within  sixty  days  after  the  approval  of  this  Act  the 
etary  of  Agricull  me  shall  certify  to  the  Secretary  of  the  Treasury 
and  to  each  State  highway  department  and  to  the  governor  of  each 
State  having  no  State  highway  department  the  sum  which  he  has 
estimated  to  he  deducted  Un-  administering  the  provisions  of  this  Act 
and  the  sum  which  he  has  apportioned  to  each  State  for  the  fiscal 
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year  ending  June  thirtieth,  nineteen  hundred  and  seventeen,  and  on 
or  before  January  twentieth  next  preceding  the  commencement  of 
each  succeeding  fiscal  year  shall  make  like  certificates  for  such  fiscal 
year. 

Sec.  6.  That  any  State  desiring  to  avail  itself  of  the  benefits  of  this 
Act  shall,  by  its  State  highway  department,  submit  to  the  Secretary 
of  Agriculture  project  statements  setting  forth  proposed  construction 
of  any  rural  post  road  or  roads  therein.  If  the  Secretary  of  Agri- 
culture approve  a  project,  the  State  highway  department  shall 
furnish  to  him  such  surveys,  plans,  specifications,  and  estimates 
therefor  as  he  may  require:  Provided,  however,  That  the  Secretary 
of  Agriculture  shall  approve  only  such  projects  as  may  be  substantial 
in  character  and  the  expenditure  of  funds  hereby  authorized  shall 
be  applied  only  to  such  improvements.  Items  included  for  engineer- 
ing, inspection,  and  unforeseen  contingencies  shall  not  exceed  ten 
per  centum  of  the  total  estimated  cost  of  the  work.  If  the  Secretary 
of  Agriculture  approve  the  plans,  specifications,  and  estimates, 
he  shall  notify  the  State  highway  department  and  immediately 
certify  the  fact  to  the  Secretary  of  the  Treasury.  The  Secretary 
of  the  Treasury  shall  thereupon  set  aside  the  share  of  the  United 
States  payable  under  this  Act  on  account  of  such  project,  which 
shall  not  exceed  fifty  per  centum  of  the  total  estimated  cost  thereof. 
No  payment  of  any  money  apportioned  under  this  Act  shall  be 
made  on  any  project  until  such  statement  of  the  project,  and  the 
plans,  specifications,  and  estimates  therefor,  shall  have  been  sub- 
mitted to  and  approved  by  the  Secretary  of  Agriculture. 

When  the  Secretary  of  Agriculture  shall  find  that  any  project  so 
approved  by  him  has  been  constructed  in  compliance  with  said  plans 
and  specifications  he  shall  cause  to  be  paid  to  the  proper  authority 
of  said  State  the  amount  set  aside  for  said  project:  Provided,  That 
the  Secretary  of  Agriculture  may,  in  his  discretion,  from  time  to 
time  make  payments  on  said  construction  as  the  same  progresses, 
but  these  payments  including  previous  payments,  if  any,  shall  not  be 
more  than  the  United  States'  pro  rata  part  of  the  value  of  the  labor 
and  materials  which  have  been  actually  put  into  said  construction 
in  conformity  to  said  plans  and  specifications;  nor  shall  any  such 
payment  be  in  excess  of  $10,000  per  mile,  exclusive  of  the  cost  of 
bridges  of  more  than  twenty  feet  clear  span.  The  construction 
work  and  labor  in  each  State  shall  be  done  in  accordance  with  its 
laws,  and  under  the  direct  supervision  of  the  State  highway  depart- 
ment, subject  to  the  inspection  and  approval  of  the  Secretary  of 
Agriculture  and  in  accordance  with  the  rules  and  regulations  made 
pursuant  to  this  Act. 

The  Secretary  of  Agriculture  and  the  State  highway  department 
of  each  State  may  jointly  determine  at  what  times,  and  in  what 
amounts,  payments,  as  work  progresses,  shall  be  made  under  this 
Act.  Such  payments  shall  be  made  by  the  Secretary  of  the  Treasury, 
on  warrants  drawn  by  the  Secretary  of  Agriculture,  to  such  official, 
or  officials,  or  depository,  as  may  be  designated  by  the  State  highway 
department  and  authorized  under  the  laws  of  the  State  to  receive 
public  funds  of  the  State  or  county. 

Sec.  7.  To  maintain  the  roads  constructed  under  the  provisions  of 
this  Act  shall  be  the  duty  of  the  States,  or  their  civil  subdivisions, 
according  to  the  laws  of  the  several  States.     If  at  any  time   the 
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Secretary  of  Agriculture  shall  find  that  any  road  in  any  State  con- 
structed under  the  provisions  of  this  Act  is  not  being  properly 
maintained  he  shall  give  notice  of  such  fact  to  the  highway  depart- 
ment of  such  State  and  if  within  four  months  from  the  receipt  of  said 
notice  said  road  has  not  been  put  in  a  proper  condition  of  main- 
tenance then  the  Secretary  of  Agriculture  shall  thereafter  refuse  to 
•rove  any  projecl  for  road  construction  in  said  State,  or  the  civil 
livision  thereof,  as  the  fact  may  be,  whose  duty  it  is  to  maintain 
said  road,  until  it  has  been  put  in  a  condition  of  proper  maintenance. 

Sec.  8.  That  there  is  hereby  appropriated  and  made  available 
until  expended,  out  of  any  moneys  in  the  National  Treasury  not 
otherwise  appropriated,  the  sum  of  $1,000,000  for  the  fiscal  year 
ending  June  thirtieth  , nineteen  hundred  and  seventeen,  and  each 
I  year  thereafter,  up  to  and  including  the  fiscal  year  ending 
-June  thirtieth,  nineteen  hundred  and  twenty-six,  in  all  $10,000,000, 
to  be  available  until  expended  under  the  supervision  of  the  Secretary 
of  Agriculture,  upon  request  from  the  proper  officers  of  the  State. 
Territory,  or  county  for  the  survey,  construction,  and  maintena 
of  road-  and  trails  within  or  only  partly  within  the  national  forests, 
when  necessary  for  the  use  and  development  of  resources  upon  which 
communities  within  and  adjacent  to  the  national  forests  are  depend- 
ent: Provided,  That  the  State,  Territory,  or  county  shall  enter  into 
a  cooperative  agreement  with  the  Secretary  of  Agriculture  for  the 
survey,  construction,  and  maintenance  of  such  roads  or  trails  upon 
a  basis  equitable  to  both  the  State,  Territory,  or  county,  and  the 
United  States:  And  provided  also,  That  the  aggregate  expenditures 
in  any  State,  Territory,  or  county  shall  not  exceed  ten  per  centum 
of  the  value,  as  determined  by  the  Secretary  of  Agriculture,  of  the 
timber  and  forage  resources  which  are  or  will  be  available  for  income 
upon  the  national  forest  lands  within  the  respective  county  or 
counties  wherein  the  roads  or  trails  will  be  constructed;  and  the 
Seeretan^  of  Agriculture  shall  make  annual  report  to  Congress  of  the 
amounts  expended  hereurider. 

That  immediately  upon  the  execution  of  any  cooperative  agreement 
hereunder  the  Secretary  of  Agriculture  shall  notify  the  Secretary 
of  the  Treasury  of  the  amount  to  be  expended  by  the  United  States 
within  or  adjacent  to  any  national  forest  thereunder,  and  beginning 
with  the  next  fiscal  year  and  each  fiscal  year  thereafter  the  Secretary 
of  the  Treasury  shall  apply  from  any  and  all  revenues  from  such  forest 
ten  per  centum  thereof  to  reimburse  the  United  States  for  expendi- 
tures made  under  such  agreement  until  the  whole  amount  advanced 
under  such  agreement  shall  have  been  returned  from  the  receipts 
from  such  national  forest. 

.  9.  That  out  of  the  appropriations  made  by  or  under  this  Act. 
the  Secretary  of  Agriculture  is  authorized  to  employ  such  assistants, 
clerks,  and  other  persons  in  the  city  of  Washington  and  elsewhere, 
to  be  taken  from  the  eligible  lists  of  the  Civil  Service  Commission, 
to  rent  buildings  outside  of  the  city  of  Washington,  to  purchase  such 
supplies,  material,  equipment,  office  fixtures,  and  apparatus,  and  t< 
incur  such  travel  and  other  expense  as  he  may  deem  accessary 
for  carrying  out  the  purposes  of  tin-  Act. 

id.   Thai   the  Secretary  of  Agriculture  i-  authorized  to  make 
rules  and  regulations  for  carrying  out  the  provisions  of  this  Act. 

Sec.  11.   That  tin-  Act  shall  he  in  force  from  the  date  of  it-  passage 

Approved,  July  11.  1916. 


